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SUB J : REQUEST FOR CONSEC SEEBEE AND CONSEC MARINES- 
NEW VAULT CONSTRUCTION-MEDAN 

REF: STATE 135121 

1. MEDAN ADVISES THAT CONTRACTOR TO START CONSTRUCTION 
OLV AULT'S SECOND FLOOR O/A SEPT 15, 1975. DURATION OF 
SECOND FLOOR CONSTRUCTION APPROXIMATELY TWO MONTHS. 
CONTRACTOR PLANS EMPLOY UP TO FOURTY-FIVE(45) LABORERS 
DURING POURING OF CONCRETE FOR SECOND FLOOR, AND 
APPROXIMATELY FIFTEEN! 15) PERSONS THEREAFTER. 

2. REQUEST THAT ONE CONSEC SEEBEE AND THREE CONSEC MARINES 
BE PROGRAMMED TO PROVIDE DUTY AND NON-DUTY HOUR COVERAGE 
SECOND FLOOR OF CONSTRUCTION. BOTH SEEBEES AND MARINES CAN 
BE HOUSED IN HOTELS WITHIN WALKING DISTANCE OF CONSULATE. 

3. PLEASE ADVISE IF ADDITIONAL INFORMATION IS REQUIRED. 
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